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PART - I 


Notifications, Orders and Declarations by Haryana Government 
To be substituted bearing even number and date 

HARYANA GOVERNMENT 
IRRIGATION & WATER RESOURCES DEPARTMENT 

Notification 

The 9th August, 2017 
No. 15 /4 /217-2 IW.- The Governor of Haryana is pleased to order the constitution of a Tender Allotment 
Committee ( TAC ) of Command Area Development Authority , Haryana , Panchkula Consisting the following: - 
1 . Chief Engineer, CADA , Haryana 

Chairman 
2 . Superintending Engineer,ME & QC Circle , Panchkula 

Member 
3 . Superintending Engineer, CAD Circle, Kaithal 

Member 
4 . Superintending Engineer, CAD Circle , Hisar 

Member 
5 . Superintending Engineer, CAD Circle , Rohtak 

Member 


6 . 


Chief Account Officer, CADA , Haryana 


Member 


Convener 


7 . Executive Engineer (Works) CADA , Haryana 
Terms & contition fo the Tender Allotment Committee : 


(i) 


( ii) 


TAC will deliberate and decide upon the reasonability of the rates genuineness of the DTRs correctness 
of the tendering process and technical aspects of the tenders/bids costing Rs. 5.0 crores or more. 
The tender case will be processed in the office of Superintending Engineer concerned who will certify 
about the correctness and genuiness of the tenders & the related documents and the tendering 
procedure. 
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( iii ) The Tender case in complete will be sent in advance by the concerned Superinteding Engineer to Chief 

Engineer for his approval to put up before the TAC . 
( iv ) A notice of meeting of TAC will be issued and a minimum of 5 working days will be given to the 

members to study the tenders cases. 
The quorum would be completed by any four including Chief Engineer and concerned Superintending 

Engineer to whom agenda pertains. 
(vi) The decision of the TAC will be by consensus, when consensus cannot be reached on any tender case , 

at least 2 /3rd of the members present in the meeting must support the decision . 
(vii) The convener will provide all secretarial support to the TAC & maintain all the record relates to the 

conduct of meeting of TAC . 


ANURAG RASTOGI, 
Principal Secretary to Government Haryana , 
Irrigation & Water Resources Department. 
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